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Message Text 


UNCLASSIFIED 

PAGE 01 KABUL 05134 140828Z 
15 

ACTION FBO-08 

INFO OCT-OI NEA-09 ISO-00 A-OI /0I9W 

062930 

R 140730Z AUG 74 

FM AMEMBASSY KABUL 

TO SECSTATE WASHDC PRIORITY 9151 

UNCLAS KABUL 5134 

E.O. 11652: N/A 
TAGS: ABLD, AF 

SUBJECT: MINOR ALTERATIONS TO EBO PROPERTY 
07404 - CHANCERY 
05404 - DCM'S RESIDENCE 

REEERENCE: NIL 

FOR O/FBO AND NEA/EX 

1 . WHAT HAS SO EAR BEEN AN ORDINARY REQUIREMENT HAS NOW 
BECOME A DESPERATE NECESSITY. THE INADEQUATE STORAGE 
SPACE IN SUBJECT PROPERTIES HAS BEEN EELT EOR A LONG TIME. 

MAKE-SHIFT ARRANGEMENTS WERE MADE DUE TO FACT THAT MORE PRESSING 
PROBLEMS HAD TO BE ATTENDED TO ON PRIORITY BASIS. 

2. WE BELIEVE WE HAVE WORKED OUT A REASONABLE TEMPORATY 
STORAGE SPACE AT THE CHANCERY (ON THE GROUNDS) AND AT THE 
DCM’S RESIDENCE WITH A MINOR MODIEICATION TO THE MAIN STRUC- 
TURE, AT A TOTAL COST OF $2,500. WORK WILL BE ACCOMPLISHED 
WITH AVAILABLE LOCAL MATERIAL AND LABOR. 

3. THESE PROPOSALS HAVE BEEN DEVELOPED IN CONSULTATION 
WITH STATE DEPT. INSPECTORS WHO HAVE REVIEWED PLANS AND 
CONCUR GENERALLY IN PROPOSALS. EMBASSY REALIZES THIS 

IS SHORT NOTICE FOR DEPARTMENT, BUT IN VIEW MODEST 
EXPENDITURE INVOLVED WOULD APPRECIATE APPROVAL TO ENABLE 
US COMPLETE WORK BEFORE WINTER BEGINS IN AEGHANISTAN. 

4. INSPECTOR FERGUSON AVAILABLE TO CONSULT WITH EBO AND 
UNCLASSIFIED 

UNCLASSIFIED 
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NEA IF NECESSARY AND EMBASSY WILL PROVIDE MORE INFORMATION 


Deciassified/Reieased US Department of State EO Systematic Review 30 JUN 2005 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 

IF REQUIRED. 

ELIOT 


UNCLASSIEIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 14 AUG 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974KABUL05134 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740222-1117 
From: KABUL 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: linki 974/newtext/t1 9740849/aaaabpnf.tel 

Line Count: 63 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 

E3 Af ^^1* A n ■ Kill 

Review Action: RELEASED, APPROVED 
Review Authority: izenbeiO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 29 MAY 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <29 MAY 2002 by reddocgw>; APPROVED <23 JAN 2003 by izenbei0> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MINOR ALTERATIONS TO FBO PROPERTY 07404 - CHANCERY 
TAGS: ABLD, AF 
To: STATE 
Type: TE 
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